Approved For Release amen Sit DP81B00878R000800120007-9 
at SAPC-25907 
Copy 9 of 48 


APR 3 1958 


A review of the active contracts between our office and your 
Company indicates that in the near future most of the contracts 
will have been completed or the negotiated rates appearing therein 
Will be subject to negotiation and adjustment. This situation is 
also apparent in the cases of most of the suppliers under the Project 
end the workload of our Auditors is ever increasing. Therefore, it 
has become necessary that a schedule of anticipated final audits and/or 
analysis of proposed rates for new periods of operations be prepared. 


Our records indicated that the contracts listed on the enclosure 
hereto are subject to final cost audit or are subject periodically 
to readjustment of rates. 


Contractor is requested to furnish a schedule indicating, the 
date that all deliverles are expected to be completed and anticipated 
date for submitting final cost statements. On those contracts calling 
for periodic adjustment of rates, the anticipated date of submitting 
proposal for revised rates should be indicated. Further, this informa- 
tion is requested to be submitted in order that it will reach the Con- 


tracting Officer no later than 10 April 1958. Telephone contact may ‘ 


be used, however 1t must be confirmed in writing. 


Sincerely, 
Dan 
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SECRET 


SASTMAN 
Contract No. ‘Type of Submission : 
EN-95 Final Coat Statement | 
J 2Q-1806 Final cost statement for negotiation 
of final contract price 
PO-660 Labor rates for period 1 July 1958 
thru 31 December 1958 
BY-EN-590 Final Cost Statement 
INC-143 Final Cost Statement 


HF-EQ-6061 Final cost statement for negotiation 
of final contract price 


BF-JC-911 Final Cost Statement A 
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June ll, 1956 


George: 


Win has asked for a quotation for an additional 
Flexowriter and necessary attachment to go with the document camera 
we quoted on June l. 


Our quotation on the additional Flexowriter and necessary 
attachment is $4,500. 
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George: a 
Win has asked us to quote on a second document 
recorder on what we call the AF-2 Contract. Our price is 
$32,500, based upon the design used in their first recorder, now 
in manufacture s 
I gather you will want to make this an amendment to 
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